Date: 
08.10.28 
Job No.: 
Product No.: 
D2011-101 
Product Name: MIRROR ASSEMBLY 
548 


Distribution 
Reqd 
Resp 
Initial 1 Date 
DQA 1 QA Coord 
N 
QC Coordinator 
N 
Marketing 
N 
Customer Order Processing 
N 


ADR Yes/No: 
Created By: 
Checked By: 


00569 


ENGINEERING 
CHANGE 
NOTICE 


DART AEROSPACE 
LTD 


Resp 
LL 
DD 


JLO 


Reqd 


Y 


Y 


Y 


N 


Distribution 


Production Manager 
Production Engineering Coord 
Production Document Control 
Customer Technical Support 


IReason for Change: 


Documents Affected: 
RELEASE D2011 RE.V G AND D2829 REV. B 


PARTS MUST COMPLY 
o 
PREVIOUS PARTS SATISFACTORY 


# Quality Assurance Actions 
Reqd 
Resp 
Notes 
Complete 


1 Notify Previous Customers 
N 


2 
Notify Eurocopter France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Completl! 
4 Required DocumentsiDrawings Under Review 
Y 
MB 
CJrf. {C).• ~ ,,) 
It... 
5 
Update Product Compatability Matrix 
N 
--;7 


6 Create Eurocopter Form (FEE) 
N 
7 Notify TC 1 FAA of Change 
N 


# 
Document Control Actions 
Reqd 
Resp 
Notes 
Complete 
8 Move Electronic Files 
Y 
KJ 
CO, ,,..\ :A")~ 
9 Update Blue/Pink/DSI Folder and Electronic Files 
M 
~ 
.....•. 


10 Update Controlled PDF Files 
Y 
KJ 
0'6. 10. ?>o J~ 
11 Update Master Document List (MOL) 
t4 
..I4<J- 
t-Jc 
\.A.'V L- 
,"--' .. 
12 Update Document Record (DR) 
Y 
;'16<'2' 
-- 
- 
S(2(? ~ll.1.o~ 
OS'), iCJ,"":;)O 
. -ID. 
13 Update Product Development Summary 
N 
-' 
.u 


14 Update QSI 021 and/or STC Approval List 
N 
. 
15 Update Parts 1 STC Database 
1'4 
.~ 
AS REQUIRED. 
i'JIA 


~ 


16 Update 1 Verify ARC Database 
kl 
~ 
AS REQUIRED. 
"rnf 
l' 
, 
17 Create 1 Update Change Record Form 
Y 
KJ 
SEE BELOW. 
i<:<-. in, "~c~~ 
18 Create 1 Update pPP's 
y 
KJ 
SEE BELOW. 
r)~--:Tor;:z.,i'~ 
19 Update Document Control Database 1 Laminated Dwgs 
N 
~ 
20 Update Grey Project Binder 
Y 
KJ 
'08:10. ~o 
cbA- 
21 Update D-Part/M-Drawing/DSI/DEO Master Binders 
Y 
KJ 
CYS.;O ..3J ~. 
22 
23 
\ 
I 
J 
vIZ 
/ 
\V\"pl_ 
Description 
1 Action: 
VI I "3(1- "'lotiqt=l7 
qD1-~'!!.--/:;> 
F' 
/" 
jJO 
D206-558-041/-043 NOW @ CHG 008 
::> 
0 
D500-560-041 NOW @ CHG 006 
!13/I.!Qv 
5(01 
i-l 
/ 
f0& 
D350-561-041/-043 
NOW @ CHG 006 
~ 


D350-561-045/-141/-143 
NOW @ CHG 002 '-/3lq S 
01"Z.. 
G 
// 
No /;-; 


D076-612-011 NOW @ CHG 004 
D119-696-0111-013 NOW @ CHG 004 
~ C)0 
y 
../ 
J) 
D044-715-011 NOW @ CHG 003 
fiG 
/ 
Jtiw 
D022-716-011 NOW @ CHG 003 
8 
tJo 


III.c7 
~ / 
100 


'. 
1/1 
, 
, 


ECN Verified & Complete: ft~ 
Date: blf71)/?l 
-- 
. 
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ENGINEERING 
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L TO 


Date: 
08.10.28 
Job No.: 


Product 
No.: 
02011-101 


Product 
Name: 
MIRROR 
ASSEMBLY 


00569 
ADR 
Yes/No: 


Created 
By: 


Checked 
By: 


NO 
ADR 
Date: 


Approved 
By: 
I 


General 
Manager 
App oval: 
548 


Distribution 
Reqd 
Resp 
Initial 
1 Date 


Production 
Manager 
Y 
LL 


Production 
Engineering 
Coord 
Y 
DO 


Production 
Document 
Control I_Y 
JL 
I 
Customer 
Technical 
Support 
N 
~-_..' 


IReason 
for 
Change: 


Documents 
Affected: 


RELEASE 
02011 
REV 
G AND 
02829 
REV. 
B 


Distribution 
Reqd 
Resp 
Initial 
1 Date 


DQA r QA Coord 
N 


QC Coordinator 
N 


Marketing 
N 


Customer 
Order 
Processing 
N 


PARTS MUST COMPLY 
D 
PREVIOUS PARTS SATISFACTORY 


# 
Quality 
Assurance 
Actions 
Reqd 
Resp 
Notes 
Complete 


1 
Notify 
Previous 
Customers 
N 


2 
Notify 
Eurocopter 
France 
N 


3 


# 
Engineering 
Actions 
Reqd 
Resp 
Notes 
Complete 
4 
Required 
Documents/Drawings 
Under 
Review 
Y 
MB 
0\:;".10. -~C) 
.-I.••. 
5 
Update 
Product 
Compatability 
Matrix 
N 


6 
Create 
Eurocopter 
Form (FEE) 
N 


7 
Notify 
TC 1 FAA of Change 
N 


# 
Document 
Control 
Actions 
Reqd 
Resp 
Notes 
Complete 
8 
Move 
Electronic 
Files 
Y 
KJ 
rQ.,ln 
?--".-,~ 
9 
Update 
Blue/Pink/DSI 
Folder 
and Electronic 
Files 
M 
-I4d 


10 Update 
Controlled 
PDF Files 
Y 
KJ 
0"15.\0. 
~D 
<:~ 
11 Update 
Master 
Document 
List (MDL) 
tfJ 
-l4d- 
I0D 
LA'nl..- 
,,0 
'" 
12 Update 
Document 
Record 
(DR) 
Y 
for.;> ; 
- 5~e ~~.l.co2> 
0-;<) • t(.?;";;) 0 
: --I:P.. 
13 Update 
Product 
Development 
Summary 
N 
--- 
'U 


14 Update 
QSI 021 and/or 
STC Approval 
List 
N 
, 
15 Update 
Parts 1 STC Database 
1-..1 
.I<;d- 
AS REQUIRED 
. 
I\lIA 
I~ 
16 Update 
1 Verify 
ARC 
Database 
M 
~ 
AS REQUIRED. 
1\11tl 
M1' 
. 
17 Create 
1 Update 
Change 
Record 
Form 
Y 
KJ 
SEE BELOW. 
,;iQ- I,') ::::>'odJ:I..-- 
18 Create 
1 Update 
PPP's 
Y 
KJ 
SEE BELOW. 
() '6 ole.? t';;;' i ~ 
19 Update 
Document 
Control 
Database 
1 Laminated 
Dwgs 
N 
. 
20 
Update 
Grey Project 
Binder 
Y 
KJ 
D~'~IO.~:J 
cbA- 
21 
Update 
D-Part/M-Drawing/DSI/DEO 
Master 
Binders 
Y 
KJ 
CYS,;O •5:> ~'} 
22 


23 
viZ. 
./ \V\'DL. 
Description 
1 Action: 
500 
r 
/ 
tJO 
0206-558-041/-043 
NOW 
@ CHG 008 


0500-560-041 
NOW 
@ CHG 006 
501 
I-f 
/' 
100 
0350-561-041/-043 
NOW 
@ CHG 006 


0350-561-045/-141/-143 
NOW 
@ CHG 
002 
&;12. 
G 
// 
NJ 
0076-612-011 
NOW@ 
CHG 004 


0119-696-011/-013 
NOW@CHG004 
bC)~ 
j) 
../ 
Y 
0044-715-011 
NOW@CHG003 
-7,6 
// 
tJ 
~ 
0022-716-011 
NOW@CHG003 
8 
(00 


ill<;7 
g 
J 
100 
~.I(-~ 
/ 
0fJ 
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online 
englECNrevN.xls 


ECN Verified 
& Complete: 
_ 
Date: --------- 


